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Tfiis jtasst certdns informatiaii 
referring to Project CHAiiSE 


CHAL 0109 

cy_^of z: 

13 May 1958 


MEMORANDUM FOR: PROJECT DIRECTOR 
SUBJECT : Recommended U-2 Assignment 


25X1 C 


1. 


to Detachment B| P+'vT'^"’" “T ° 

aircraft assignments by number are recommended: 8 followin £ 


l ^ t a Bi ' :LC:Lpat ' iQn ° f — a3si ^ njnent Q? two a dditional U-2*s 


are mted Wove1“ "* 351 * 355, ^ -*«•> 

at If loh are 

the set of glove tanks from Detachment 0 to rawST which w™’' 
previously sent to Detachment C* On 1 - 15 Juiv 'H,7 flr >ri cm 
would be ferried from Edwards to Adana. J ’ 347 d 


25X1 A 


c» 


JSLUWenir *“> 35,^1 TRAIeh t^ s 

been b4ro£d1 sSJd St°^ " hioh haa 

TOC J propertyr ty a *‘ d , that anoth ar alrcrart - ProforablyMlfbeTSo 


R etain the Pre sent in vent dry at Detachment 0 rnrtil com- 


25X1A 


! craft^at DrtaJSnS^ Provide five air- 

25X1A ILLEGIB also being C±^r At Detachment D^er r° **”" tZ be 


ILLEGIB 


ILLEGIB 

ILLEGIB 

25X1A 


25X1 C 
25X1A 


three al f c ^^^glove tantaand olV oT which wcl ^Ssc^ 

then be 343, 343^3 ^O^as^clea ^ + 3 f* Ed ! /ards inventory would 

353 being on loaA from W. 3 L Lon as t * ewa * b > ^ th 340 ^ d 

and 353 should be turned over to rl ^?f Ulre ™ nts ? ermit > 348 

t- 1- o j.n — a o/r, , . , i — r vQ ryu* In addition* ii/dwards would have 

-P-? „ . . .. 


vuiiiyy, y 

344 , 349 and 367 which are 
to be set aside for [ 


^ mod ified 
Jtp < sti ng>'~., 


I 



iumably will continue 


4* It is realized that this aircraft a h„r-pn^ 
modification for sieve ■ •„ aircral t shuffle and recommended 

concerning | ^ s is j^ontingent upon final arrangements 


c ontinuation of 


w x 

and, to a lesser degree, the indefinite 

TnQtr a r+ , rtrt4' 4- U. _ _ _ * _ 


5. 


„ r ^ one inae 

as it may affect the assignment of 358. 


If this arrangement is approved, this office will: 


S£K ™~HS 

hatches and should have System VI provisio 
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25X1 C 


b. Inform Detachment G to ship set of glove tanks to Edwards. 


c. Arrange with USAF to have 347 redesignated as Project 
property and designate another aircraft, probably 358, to be placed 
in the status of "borrowed from FOG." Also inform USAF that return 
of borrowed aircraft to FOG will be delayed indefinitely. 


d. Arrange to have 347 and 359 ferried to Adana through 
during the period 1-15 July. 


e. Arrange to have 358 ferried from Atsugi t o Edwards th rough 

Eielson as soon as practicable after completion of | ] 25X1 A 

f. Coordinate with appropriate staff sections for personnel, 
supply and equipment support as required. 


25X1 A 


APPROVED: 




Project Director 


Director of Operations 


DPS/DC I/CFQ:aem 
Dist. : 

Cys 1 & 2 - addressee 
Cy 3 - Dep Proj Dir 
Cy 4 — Dir/R & D 
Cy 5 - Dir/Mat 
Cy 6 - Dir/Admin 
Cy 7 - Chal file 
Cy 8 - Ops chron 
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